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Message Text 



UNCLASSIFIED 

PAGE 01 PRAGUE 02015 2508 15Z 
12 

ACTION EB- 11 

INFO OCT-01 EUR-06 ADP-00 USIA-12 RSR-01 RSC-01 /032 W 

053325 

R 25081 1Z AUG 73 
FM AMEMBASSY PRAGUE 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 4970 

UNCLAS PRAGUE 2015 

E.O. 11652N/A 
TAGS: BEXP.CZ 

SUBJ: BRNO FAIR -EXCOM REPORT #7 (FINAL)-ATTENDING: 
FARRAND AND OTT 

FOR BEWT/TPD-RICE 

1. CONSTRUCTION BEGAN AUGUST 20. PLATFORMS IN PLACE 
WITH ELECTRICITY. WATER AND AIR INSTALLED. PLACEMENT 
OF EQUIPMENT TO BEGIN AUGUST 25. 

2. ALL SURFACE FREIGHT EXCEPT STARRETT ON SITE. ALL 
OTHER SHIPMENTS APPEAR TO BE ON SCHEDULE. 

3. INTERPRETERS HAVE BEEN HIRED. UNIFORMS HAVE 
ARRIVED FROM GERMANY AND ALTERATIONS WILL BE MADE IN 
BRNO. 

4. PHOTOGRAPHER HAS BEEN HIRED AND WILL REPORT TO 
BRNO, SEPTEMBER 6. 

5. A FOLLOW-UP CABLE WAS SENT TO ALL POSTS LISTED 
A-6477 OF JULY 30. 1973 RE POTENTIAL EXREPS. 

EWTC VIENNA HAS CONTACTED 45 FIRMS OF WHICH SIX (6) ARE 
INTERESTED AND FOUR(4) ARE PLANNING TO VISIT U.S. 
EXHIBITION IN BRNO. EWTC ANTICIPATES SEVERAL MORE 
WILL CONFIRM THEIR INTENTION TO VISIT FAIR. ALL 
CZECHOSLOVAK AGENCY FIRMS HAVE BEEN VISITED AND THEY 
WILL ALSO VISIT U.S. EXHIBITORS CONCERNING 
UNCLASSIFIED 

UNCLASSIFIED 
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REPRESENTATION POSSIBILITIES. 
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6. SECOND DIRECT MAILING SENT TO APPROXIMATELY 500 
ENTERPRISES AND FIRMS ON AUGUST 22, CONTAINING AN 
INVITATION LETTER AND EXHIBITION DIRECTORY. 

7. REPLY MAILING BEGAN AUGUST 22 WILL CONTINUE UNTIL 
SEPTEMBER 3. 

8. TWENTY SEVEN (27) PERSONAL CALLS HAVE BEEN MADE IN 
PRAGUE AREA. APPROXIMATELY FIVE (5) CALLS WILL BE 
MADE IN BRNO AS WELL AS TWENTY (20) MORE IN PRAGUE, 
PRIOR TO OPENING OF FAIR. 

WORT7.FI. 



UNCLASSIFIED 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 25 AUG 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973PRAGUE02015 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: PRAGUE 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t1 973081 5/aaaaaksu.tel 

Line Count: 74 
Locator: TEXT ON-LINE 
Office: ACTION EB 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: kellerpr 
Review Comment: n/a 
Review Content Flags: 

Review Date: 12 DEC 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <12-Dec-2001 by reddocgw>; APPROVED <04-Jan-2002 by kellerpr> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: BRNO FAIR -EXCOM REPORT #7 (FINAL)-ATTENDING: FARRAND AND OTT 
TAGS: BEXP, CZ 
To: n/a 
Type: TE 
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